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Message Text 

CONFIDENTIAL 

PAGE 01 DAMASC 01868 041135Z 
ACTION OC-06 

INFO OCT-01 EUR- 12 NEA-10 ISO-OO CCO-OO OCL-OO OCPE-OO 
FBOE-OO A-01 SY-05 /035 W 

099466 050321Z/17 

R 041101Z APR 78 
FM AMEMBASSY DAMASCUS 
TO SECSTATE WASHDC 7485 
INFO AMEMBASSY ATHENS 
AMCONSUL KARACHI 

CONFIDENTIAL DAMASCUS 1868 

KARACHI FOR RCO; ATHENS FOR ATO & OIC/TSO; DEPT FOR OC/PE 

E.O. 11652: GSD 
TAGS: AFAC ABLD ASEC 

SUBJ: SKYMUX/SKYLINK INSTALLATION-STATUS REPORT NO. 3 

REF: DEPT MEMO DTD. NOV. 30, 1977 

FOL STATUS REPORT FOR 27-31 MARCH 

1 . DISASSEMBLED SQUARE RADOME, AND REMOVED CONCRETE 
FOOTING AS PER WASHINGTON’S DIRECTION. 

2. RUN C&R SKYMUX CABLES. 

3. PM AND ADJUST BOTH TCU AND C&R TELETYPE EQUIPMENT. 

MAJOR UPCOMING EVENTS: 

1 . CONSTRUCT SQUARE RADOME. 

2. CONSTRUCT SC-1 ANTENNA AND RUN CABLES. 

3. CB INSTALLATION OF THE SECURE PHONE BOOTH (TIME 
FRAME UNKNOWN). 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 DAMASC 01868 041135Z 


4. ESTIMATED INSTALLATION COMPLETION TIME FRAME WEEK 
OF 17-21 APRIL. 

PF.U.F.TRF.AU 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 04 apr 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978DAMASC01868 
Document Source: CORE 
Document Unique ID: 00 
Drafter: n/a 

Enclosure: GS DG ALTERED 
Executive Order: GS 
Errors: N/A 
Expiration: 

Film Number: D7801 46-0390 
Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780496/aaaaddsx.tel 

Line Count: 59 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 40b909b7-c288-dd11-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 78 STATE 30 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 jun 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3085558 
Secure: OPEN 
Status: NATIVE 

Subject: SKYMUX/SKYLINK INSTALLATION-STATUS REPORT NO. 3 
TAGS: AFAC, ABLD, ASEC 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/40b909b7-c288-dd11-92da-001cc4696bcc 
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